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Message Text 

UNCLASSIFIED 

PAGE 01 BRASIL 04263 021752Z 
44 

ACTION FBOE-OO 

INFO OCT-01 ARA-10 ISO-OO A-01 /012W 

018372 

P 021600Z JUN 75 

FM AMEMBASSY BRASILIA 

TO SECSTATE WASHDC PRIORITY 9491 

UNCLAS BRASILIA 4263 

FOR FBO FROM TAYLOR 

E.O. 11652: N/A 
TAGS: ABLD, BR 

SUBJECT: NEW EMBASSY OFFICE BUILDING 

CONTRACT N. 3106-321299, PROPERTY N. 61106-B. 

REF: STATE 123773 DATED MAY 28, 1975. 

1. THE FOLLOWING INVOICES WERE PAID TO GRATA FROM APRIL 1, 

TO MAY 16, 1975. 

INVOICE AMOUNT - DOLS CHECK N. DATE 
176/1499 310.60 287572 APRIL 1 

176/1540 1,318.74 " 

176/1506 9,118.89 
176/1491 2,517.27 

176/1516 7,475.19 287904 APRIL 14 

176/1513 10,702.28 287850 APRIL 10 

176/1519 136.00 287999 APRIL 17 

176/1521 3,682.06 
176/1522 1,064.56 

176/1527 4,183.75 288436 MAY 14 

176/1528 

1.656.13 

176/1531 346.54 

176/1533 297.88 288478 MAY 16 

176/1534 151.18 

176/1289 18,399.71 " 

UNCLASSIFIED 

UNCLASSIFIED 

PAGE 02 BRASIL 04263 021752Z 

2. PROJECT SUPERVISOR HAS REQUESTED ENCOL TO RESOLVE DISPUTE ON 
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THE FOLLOWING INVOICES: 

176/1104 

DOLS: 360.60 
176/1155 8,505.85 

176/1203 2,644.24 

176/1213 10,816.49 

176/1230 800.00 

ENCOL HAS BEEN ASKED TO PROVIDE FULL DETAILS ON ISSUES IN 
DISPUTE. THIS IS PROMISED BY MID-WEEK AND WILL BE REPORTED 
BY SEPTEL. 

CRIMMINS 


UNCLASSIFIED 
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Message Attributes 


Automatic Decaptioning: X 

Capture Date: 01 JAN 1994 

Channel Indicators: n/a 

Current Classification: UNCLASSIFIED 

Concepts: n/a 

Control Number: n/a 

Copy: SINGLE 

Draft Date: 02 JUN 1975 

Decaption Date: 01 JAN 1960 

Decaption Note: 

Disposition Action: n/a 
Disposition Approved on Date: 

Disposition Authority: n/a 
Disposition Case Number: n/a 
Disposition Comment: 

Disposition Date: 01 JAN 1960 
Disposition Event: 

Disposition History: n/a 
Disposition Reason: 

Disposition Remarks: 

Document Number: 1975BRASIL04263 

Document Source: CORE 

Document Unique ID: 00 

Drafter: n/a 

Enclosure: n/a 

Executive Order: N/A 

Errors: N/A 

Film Number: D7501 92-0223 
From: BRASILIA 
Handling Restrictions: n/a 
Image Path: 

ISecure: 1 

Legacy Key: Iink1975/newtext/t19750687/aaaadbxw.tel 

Line Count: 73 

Locator: TEXT ON-LINE, ON MICROFILM 
Office: ACTION FBOE 
Original Classification: UNCLASSIFIED 
Original Handling Restrictions: n/a 
Original Previous Classification: n/a 
Original Previous Handling Restrictions: n/a 
Page Count: 2 

Previous Channel Indicators: n/a 

Previous Classification: n/a 

Previous Handling Restrictions: n/a 

Reference: 75 STATE 123773, 75 DATED MAY 28, 75 1975 

Review Action: RELEASED, APPROVED 

Review Authority: greeneet 

Review Comment: n/a 

Review Content Flags: 

Review Date: 27 NOV 2002 
Review Event: 

Review Exemptions: n/a 

Review History: RELEASED <27 NOV 2002 by PhilliR0>; APPROVED <22 JAN 2004 by greeneet> 

Review Markings: 

Margaret P. Grafeld 
Declassified/Released 
US Department of State 
EO Systematic Review 
06 JUL 2006 


Review Media Identifier: 

Review Referrals: n/a 
Review Release Date: n/a 
Review Release Event: n/a 
Review Transfer Date: 

Review Withdrawn Fields: n/a 
Secure: OPEN 
Status: NATIVE 

Subject: NEW EMBASSY OFFICE BUILDING CONTRACT N. 3106-321299, PROPERTY N. 61106-B. 

TAGS: ABLD, BR 
To: STATE 
Type: TE 
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